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BILL NO. Serer sa / 


SPECIAL ORDINANCE NO. S- Biss; $ 


AN ORDINANCE approving Change Order 
No. l and Final for Water Contract 
84-XP-1 - Division A, with Bercot 
Inc., in connection with the Board 
of Public Works and Safety. 
NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That Change Order No. 1 and Final for Water 
Contract 84-XP-1 - Division A, with Bercot Inc., in connection 
with the Board of Public Works and Safety, for: 
equating contract amounts for work 
performed and actual quantities 
installed; 
involving a net increase of Fifty-Nine and No/100 Dollars ($59.00), 
all as more particularly set forth in the specifications, and 
which is on file with the Office of the Board of Public Works and 
Safety, and is by reference incorporated herein, made a part hereo 
and is hereby in all things ratified, confirmed and approved. 
SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 







APPROVED AS TO FO 
AND LEGAGITY 


Ce O. Boxberger/ City Attorney 


Read the first time in full and on motion by Late > 
seconded by ( Jagan / , and duly adopted, read the sec time 
by title and referred to the Committee ee Ze DEA (and the City 

b Hea o be 


Plan Commission for recommendation) and Public ring held after 
due legal notice, at i uilding, Fort Wayne, 
Indiana, on day of 


Or tee 
É Vv 


DATE: tte MO N T 
SANDRA E. KENNEDY, CITY CLERK 


Read the third time in full and on motion by Sf is ; 
seconded by 5 KA , and duly adopted, plac on its 

























passage. PASSED (LOSP) by the following vote: 
AYES NAYS ABSTAINED ABSENT TO-WIT: 
TOTAL VOTES an ae Ks / 
BRADBURY = tos 
BURNS E EER 
EISBART NG E 
GiaQUINTA oti CNS 
HENRY ear Pee 
SCHMIDT Pas. ui 
STIER nE oe ae 
TALARICO ee 





DATE: Pe) = Sik nat 





SANDRA E. KENNEDY, CITY CLERK 
Passed and adopted by the Common Council of the City of Fort 
Wayne, Indiana, as (ANNEXATION) (APPROPRIATION) ~ (GENERAL) ; 
(SPECIAL) (ZONING MAP) ORDINANCE (RESOLUTION) NO. De e 


eeu A 


A 
4 f JA Cv Ze £ A 
EF K ri is va f E 
CAA UE ( Ty ey) Oe I] EN 
et © ele CO 


éteinte 


on the /x K day of 


ATTEST ; 
J. De Be / oe 













ey. ee at A ; M 
oak r -) VW), 
at the hour of Ue cae oO, clock E: MiS 


5 ‘ Zs 
Approved and signed by me this [4E day of 


19 LS , at the hour of [fi 20 o'clock 


CHANGE ORDER 


te i : á o-i 
; ; : ZETE 
‘hange Order No. QNE (FINAL) Resolution No. ai 
‘roject No. CONTRACT NO. 84-XP-1 - DIV. A , Board Order No. T83 77 
lame of Project LIMA ROAD WATER MAIN Date JAN. 2, 1905 


to: BERCOT, INC. Wi Os 63671 





(Contractor) EDA #06-01-01959 


>entlemen: 


Tou are hereby requested to comply with the following changes from the contract plans 
ind specifications: 


ftem Description of Change | | Change in Contract Price 
Yo. Unit Price| Decrease 
2 date jan porde Sige Swen paa i = 
3 4 ge ae 2" De Es PIPE 22.00 88.00 ——— 


4 Tee cae 6" D -Is OPERE | 15.00 | es | 195.00 


38 14 ASPHALT DRIVE RESTORATION 9.00 | Sees 126.00 


1.£. 
39 ll ve CONCRETE DRIVE RESTORATION 25.00 275.00 = 
40 108 1.£.| STONE RESTORATION 1.50 160.00 Ten 
41 75 l.f 
43 |1,070 1.£.| GRASS AREA RESTORATION .50 535.00 sone 


.| ASPHALT STREET RESTORATION 14.00 --- | 1,050.00 


Total Decrease $1,512.00 isin 


Total Increase 


Net @ecvease) (Increase) Contract Price PENET 


The sum of $ 59.00 is hereby (added to) (dutwetexkxivom) the total contract price 
end the final contract price shall be adjusted as follows: 





Original Contract Price $_ 266,036.90 
Current Contract Price Adjusted by Previous Change Order $ 266,036.90 
New Contract Price Including This Change Order $ 266,095.90 


The time provided for completion in the contract for this project is (unchanged) (imsreasetk) 


(decreased) by -0- - calendar see due to this Change Order. The date for completion 
of all work shall be unchanged. Furthermore, this document shall become an 


amendment to the congract an 11 oP sk the contract shall apply hereto. 
Recommended bya ad 7 ee 


(Chief Water Engineer) Date E Z- BS 
TERRY Ý. 5 
Accepted by: AA Jits . (Contractor) Date L- 3 A 


BERCOT, a 
Approved by: P rector of Water Resources)pate EE 


Approved by D Daz Ak : hm. Bd. of Works) Date EII 
i á 3 
ka CF 
Kc oft Member Bd. of Works) Date /- f — ome i 


CA SB ea i (Member Bd. of Works) 
AALA Date E E 


4 


QQ 





Attested by: À Lon J (Clerk) 


I. 


ty 





Change Order No. ONE (FINAL) 


+ 


Resolution aio AE ER 





Board Order No. 77-83 


REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: TO EQUATE CONTRACT AMOUNTS FOR WORK PERFORMED AND ACTUAL 
_QUANTITIES INSTALLED. 











Will proposed change alter size of the project? Yes No x 


If yes, explain 








Affect on operation and maintenance cost of this project: 


NONE 


Water Engineer 


BILL NO. S-85-01-31 
REPORT OF THE COMMITTEE ON CITY UTILITIES 


WE, YOUR COMMITTEE ON CITY UTILITIES TO WHOM WAS 





REFERRED AN (ORDINANCE) - (RESODIXKIOMN) approving Change Order No. 1 
and Final for Water Contract 84-XP-1l - Division A, with Bercot Inc., 


in connection with the Board of Public Works and Safety 











HAVE HAD SAID (ORDINANCE) (RESOrUTHON) UNDER CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 
> ; 
) 











| + (RESOKUTXONY / (DO PASS) (DO NOT PASS) (WITHDRAWN) 
NO 
THOMAS C. HENRY 
CHAIRMAN 
ANET G. BRADBURY 
CE CHAIRWOMAN 
DONALD J. SCHMIDT 
JAMES S. STIER.. 
te ee. = ZZCHARLES B. REDD 
CONCURRED IN A-A IST : SANDRA E. KENNEDY 


CITY CLERK 


x wavu 
Admn. Anor. 


oa OF ORDINANCE Change Order #1, and Final, for Water Contract 84-XP-1, Div. A, 


e aot ae ee 
DEPARTMENT REQUESTING ORDINANCE < BOatd of Public Norks & Safety i -L S-o/-3/ 


SYNOPSIS OF ORDINANCE To equate contract amounts for work performed and actual 


quantities installed. 





To facilitate completion of project. 


EFFECT OF PASSAGE 








A ESS UE ae ee O ee ee 


EFFECT OF NON-PASSAGE 


eee ,—»g heOOOODDD 


LS E eee AEEA E E CRN cB Rd SRI od ae in ee tI eos ree SR UM SG Np ne ea no PE eyes eS o E s o a a 


I £apo9.00= 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) So 


ASSIGNED TO COMMITTEE 


ee I ao es Re A me a a 


eee eee ee eee eee ee ee 


